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BILL NO. sae = 
SPECIAL ORDINANCE NO. S- í 7-2 


AN ORDINANCE approving Change Order 
No. 1 - Res. 6048-86, Headwall 

and Backwater Gate at Gruber Ditch, 
with John Dehner, Inc., in connection 
with the Board of Public Works 

and Safety of the City of Fort 

Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, : INDIANA: 

SECTION 1. That Change Order No. 1 - Res. 6048-86, 
Headwall and Backwater Gate at Gruber Ditch, with John Dehner, 
Inc., in connection with the Board of Public Works and Safety, 
for: 


this Change Order is necessary 
because on this particular job, 
these two items were to be done 

by the Street Department. Since 
they didn't have the necessary 
equipment to perform the task with- 
out renting it, it was more cost 
effective to have John Dehner do 
it. John Dehner had the equipment 
on the job site, therefore there 
wasn't a moving in cost; 


involving a net increase of One Thousand Six Hundred and No/100 


Dollars ($1,600.00), all as more particularly set forth in the 





specifications, and which is on file with the Office of the Board 
of Public Works and Safety and is by reference incorporated herein, 
made a part hereof, and is hereby in all things ratified, con- 
firmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 





approval by the Mayor. 





ncilmember 


APPROVED AS TO FORM 
AND LEGALIT 






Bruce O. Box 





rger, City Attorney 













Read the {ir2b time sin’ ful lane on motion by Vie © SD. 


























seconded by ALAA 7 and dul e tne second tim: 
by: title and *rerervadq fo tra Committee Ce ae the Ci: 
Ptaa Commiesion fer + commencaticn) and Publis Aloshy Co of held) atts 
Gue legal notice, at the Council Chambers, City-Cotnty Buildj ri Fort Wave 
InGlana , on are Ene day of 

j , 19 rat Bi ras ON 








DATE: figs cides = 







Read. tne:.tHi 
seconded by 
passager PASSED 






and duly adopt 
(boss by the tollowing vote: 


, Dlaced on its 


`~ 
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SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (AN 











(SPECTAT} (ZONING MAP) ORDINANCE ( 


on the 4 z Ls day of 


Ee pa (SEAL) í 
A D Pod rO 


SANDRA E. KENNEDY, CITY CLERK 


NO. AAA ae 





Presented by me to the Mayor of/the City/fof Fért Wayne, Indiana, 
ee 
.M., B.S T. 


SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this [aay ot ee aa 


3 Be oD 
19 — , at the hour of VO e  &o elock ZA Mer E.S. P. 


on the f day of 


at the hour of ; i af 22 










WIN MOSES, JR., MAYOR 


: CHANGE ORDER 
` 


Change Orde No. 1 i Resolution No. 6048-86 
Project No. 10,617 Board Order No. 94-860 
Name of Project _Headwall and Backwater Gate at Gruber Date 
i Ditch EE in eHO a e oee 
To: JOHN DEHNER, INC. 

Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 








Description of Change 
Quantity). 4 Material “| Unde Price 
Clearing and Grubbing 





Change in Contract Price 


Decrease Increase 











Total Decrease 


Total Increase ae 1600.00 
Net (Deswease) (Increase) Contract Price | 1600.00 


The sum of $ 1600.00 is hereby (added to) (xtexrotexdkofeew) the total contract 
price, and the final contract price shall be adjusted as follows: 


Original Contract Price © $ 20,695.50 
Current Contract Price Adjusted by Previous Change Order $ 20,695.50 


New Contract Price Including this Change Order $ 22,295.50 


The time provided for completion in the contract for this project is (unchanged) (increased) 
(deexeassd} by _ -0- calendar days due to this Change Order. The date for completion 
of all work shall be e Furthermore, this document shall become an 
amendment to the contract and_all provisions of the contract shall apply hereto. 


Od €7 Dal’ Heed Engineer) Date /a-/A GS 


Recommended by: OAK 
A. 2 WZ 
ee Ize E eh. C1 Contractor) Date /2 -// -8L 
Approved by: eee City Engineer) Date {2 -llI -Q 











AA A 


Accepted by: 





PA 


mS — aE 
oe ee cS ee a ee at a AR 


| 
CA S DNNN a Aa e 


Attested by; ~ ¿ Date = -f 


l 


A ‘ Change Order No. 
Pay Resolution No. 6048-86 
Board Order No. 94-86 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: On this particular job, these two items were to be done by 
SESE E eee 

the Street Department. Since they didn't have the necessary equipment to perform the 

task without renting it, it was more cost effective to have John Dehner do it. 


John Dehner had the equipment on the job site, therefore there wasn’t a moving in cost. 


a eS a ER Pore cca meaner eo 
SS ee eS ee 


i i a 
a ee a ae 


Will proposed change alter size of the project? Yes No xx 


If yes, explain: 

Sa cence L 
-e lesen L Ne ee 
ag 208 a coerce ar gem en ce CEES OE i 


Affect on operation and maintenance cost of this project: 





eee 








N/A 














f. j2 


LAITA 


Richard Knappenberger ; Engineer 


CHANGE ORDER 


Wo 
Change Order No. 1 ‘ Resolution No. 6048-86 


Project No. 10,617 Board Order No... 94-88 miS 
Name of Project _Headwall and Backwater Gate at Gruber Date 
Ditch DERI AES a SRSLY EER 
Tos JOHN DEHNER, INC. 
(Contractor) 
Gentlemen: 


4 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 














Description of Change Change in Contract Price 
pat eo E OE oe ige 
ere Clearing and Grubbing 1300.00 eee ee 1300 


Total Decrease 













il 


Total Increase 1600.00 
Net (Peewease) (Increase) Contract Price 1600.00 
The sum of $ 1600.00 is hereby (added to) (xbexkrobexkofexx) the total contract 
price, and the final contract price shall be adjusted as follows: 
Original Contract Price $ 20,695.50 
Current Contract Price Adjusted by Previous Change Order $ 20,695.50 
New Contract Price Including this Change Order $ 29 395550 
The time provided for completion in the contract for this project is (unchanged) (increased) 
(dezxeassd} by _ -0- calendar days due to this Change Order. The date for completion 
of all work shall be - Furthermore, this document shall become an 


amendment to the contract and_all provisions of the contract shall apply hereto. 


D, aT 

Ce O Ce oa eee! Engineer) Date 11-14 FES 
ET SPOT M 

of Dek. 24 Contractor) Date /2 ~/(-S86 


Recommended by: 4 
C) 


A 


cA 


$e. 
AU 








2 
LEL AIN 





Accepted by: 


Approved by: (eae Ape City Engineer) Date {2 -ll -% 


approve ELAES : Owner) Date /Q— FA—PG 


gj 
(HN D Sea = 


Attested by: 





Date Ree Zi 


H 


She 7 ! Change Order No. l 


Resolution No. 6048-86 
Board Order No. 94-86 
REQUEST AND JUSTIFICATION FOR CHANGE 
Necessity for change: On this particular job, these two items were to be done by 


the Street Department. Since they didn't have the necessary equipment to perform the 
task without renting it, it was more cost effective’to have John Dehner do LES 


John Dehner had the equipment on the job site, therefore there wasn't a moving in cost. 


Pe BP Bigs ial Bay men ec eee 


ar peer A ee ay Hea 
Ss AEA acces ccne nae ee pr E ETE RT Ae E ee 


Will proposed change alter size of the project? Yes No XX 


If yes, explain: 

— aa OU 
he 
a neon ra EA ag 


Affect on operation and maintenance cost of this projects: 








N/A 





Richard Knappenberger Engineer 


t I ow 
5 ; Admn. Anor. j 


TITLE OF ORDINANCE Change Order #1 - Res. 6048-86 - Headwall and Backwater Gate at Gruber 


DEPARTMENT REQUESTING ORDINANCE _ O mA Of Public Works & Safety //] _pr_) — 


SYNOPSIS OF ORDINANCE Change Order #1 for Res. 6048-86, Headwall and Backwater Gate 
at Gruber Ditch is necessary because on this particular job, these two items 
were to be done by the Street Department. Since they didn't have the necessary 
equipment to perform the task without renting it, it was more cost effective 
to have John Dehner do it. John Dehner had the equipment on the job site, | 


therefore there wasn't a moving in cost. John Dehner, Inc. is the contractor. 








EFFECT OF PASSAGE To facilitate completion of project. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $1600.00 


ASSTGNED TO COMMITTEE 


S=86- 22-28 


BILL NO. 
pe ES BRERA Ny CRM EO AE 


REPORT OF THE COMMITTEE ON CITY UTILITIES 
a a a 


CITY ULLILITTIES 


WE, YOUR COMMITTEE ON TO WHOM WAS 
ee AL Dee 7 E Eh C5 AAT RE ST 
REFERRED AN (ORDINANCE) (RESGEMEXON XK approving Change Order 


2 1 Res. 6048-86, Headwall and Backwater Gate at Gruber Ditch À 


with John Dehner, Inc., in connection with the Board of Public Works 


_and Safety of the City of Fort Wayne, Indiana ee i 
TAA EE E E A a a 
aR aoe a a carn E E ee E 








“HAVE HAD SAID (ORDINANCE) (RESSEGPE6N) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


ari in cn NOSED AG a Re A Gh EI Oe Rea 


YES NO 


CHARLES B. REDD 
CHAIRMAN IE 


PAUL M. BURNS 
VICE CHAIRMAN Lake. SS as aa 


THOMAS C. HENRY 


BEN A. EISBART 





- SAMUEL J. TALARICO 








CONCURRED IN Tee E SANDRA E. KENNEDY 
CITY CLERK 


